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6 April 1960 


Dear Dan: 


Attached is our contract funding report for the 
period ending 29 February 1960. 


Sincerely, 


‘Bol 


Bob 
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CONTRACT CDP 1-2, 
TIME AND MATERIAL FACTORY OVERHAUL AND RETROFIT, CUSTOMER D 


FISCAL YEAR 1960 
50 
hae LEGEND 
45 


MONTHLY 
EXPENDITURE 


CUMULATIVE 
fe EXPENDITURES 


35 


30 
THOUSANDS 
OF 25 
DOLLARS 


AUTHORIZED FUNDING $10,000 


CUMULATIVE 
EXPENDITURES 


FUNDS 
REMAINING 


10,000 | 10,000 | 10,000 | 10,000 | 10,000 10,000 | 10,000 
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CONTRACT CDP 1-2, 


TIME AND MATERIAL SUSTAINING ENGINEERING, CUSTOMER D 
FISCAL YEAR 1960 


50 


| 
LEGEND 
45 


MONTHLY 
EXPENDITURE 


CUMULATIVE 
6 EXPENDITURES 


35 


AUTHORIZED FUNDING $32,649 
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30 
THOUSANDS 
OF 25 
DOLLARS 


20 
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